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SUBIECT : Concurrence tn Amendment No. + to Gorteast tie. lEP #2) 
with the Perkin-Elmer Corporation, Norwalk, ecticut, 
Project 25X1A2d1 


i. This memorandum contaings a recommendation submitted for approval 
of the Special Assistant to the Director for ne Sa De ene 
| Hugh recommendation is set forth in paragraph § 


. dmendment Mo. 1 to Contract No. EF-32-27 has been Grawn to 
25X1A1d pg hd comtract to cover additional work directed 


| by the in counestion with the "C” improvement program. 
Test L¢ wae damaged on landing and this work is to be performed 

| while the articles is See pars Also, the delivery schedule 

waa extended from 31 July fo 22 August 1956 as a result of the 

; fA 25X1A1d 

| ; Oe Mo. 1 te Contract No. HF-32-27 obligates a total 

| 25X1A1¢c of rgeable to funds in Fiscal Year 1959. As 

25X1A1c increase, a amount of EE has been 


cbligated unter the comtract. By soncurrence to this memorandum the 
Oomptrolie: aigifies euffielent funds ere available for this 
| additional obligation. 


ee Gertification of on for thie contract will be handled 
wider the procedure approved the Director of Central Intelitgence 
| om 15 December 1956, which in effect results in all 10(b) expenses 
involving issuance of Treasury Checks being accumulated in a separate 
eaacunt within the Finance Division. ‘The amounts in this account 
Will be periodically scheduled for certification of the rouchers by 
the Director. ‘this procedure eliminates the necessity for a seperate 
oertification of authority under Section 10(b)} of Public Law 110, Bist 

» For eagh contract. jor he betes 
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$. Agprovel. of Anendment No. 1 to Contract No. BP-32-27 and 
exeoution thereof on behalf of the Agency by the authorized Contracting 
Officer is recommended. 
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